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The Old Colony Planning Council District 


TRANSPORTATION IMPROVEMENT PROGRAM 
FISCAL YEAR 79 


JUNE 1978 


Old Colony Planning Counci| 
232 Main Street 
Brockton, Massachusetts 


This report was prepared under contract No. 19387l with the Massachusetts 
Department of Publie Works and with the cooperation of the Federal Htghway 
Administratton. 


Urban Mass Transportation Administratton Project MA-09-0048 
The preparation of thts report has been financed tn part through a grant 


from the U. S. Department of Transportatton, Urban Mass Transportatton 
Admintstratton, under the Urban Mass Transportation Act of 1964, as amended. 


Old Colony Planning Council 


ENDORSEMENT 


[he undersigned Committee of Signatories (COS), acting as the 
Metropolitan Planning Organization (MPO) for the Old Colony Region in 
accordance with the Federal Regulations of September 17, 1975 and the 
Memorandum of Understanding (MOU) dated March 11, 1976, due hereby 
endorse the Transportation Improvement Program (TIP) for Fiscal Year 79. 
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1. INTRODUCTION 


Introduction 


The Transportation Improvement Program (TIP) is an annual requirement 
of the joint Federal Highway Administration and Urban Mass Transportation 


Administration regulations issued on September 17, 1975. This document is 

a listing of transportation projects proposed for implementation during the 
next federal fiscal year (Annual Element) and during the next three to five 
fiscal years. Projects listed in the TIP include projects comprising the 
Long-Range Element (LRE) and Transportation Systems Management Element (TSM) 
of the Old Colony Regional Transportation Plan and local projects. In the 
TIP, projects are classified under federal and state funding categories and 
assigned local,state and regional priority. The TIP describes each project 
in the Annual Element and the three to five year element, provides estimated 
cost and funding sources, identifies it as a Long Range Element (LRE) or 
Transportation Systems Management Element (TSM) and identifies the agency 
responsible for implementing the project. 


Development of the TIP 


Each year the TIP is prepared in draft form by the OCPC staff. Projects 
are selected from the prior year TIP, from the current Overall Economic 
Development Program list, from proposals made by local officials or citizens, 
by members of the Joint Transportation Committee (JTC) or the staff itself 
based on the Regional Transportation Plan. Information of current projects 
is obtained from Mass. Department of Public Works (MDPW) and Brockton Area 
Transit (BAT). Current projects and prepared projects are assigned local and 
regional priorities by the Boards of Selectmen and the Old Colony Planning 
Council respectively. The entire document is reviewed by the JTC and 
endorsed by the Metropolitan Planning Organization (MPO). 


In accordance with the procedures established by MDPW, Bureau of 
Transportation Planning and Development, review and endorsement of the TIP by 
the Old Colony Planning Council constitutes an A-95 review of projects in 
the annual element. 


Mass Transit and Elderly and Handicapped 


An addendum is attached to this TIP detailing the special efforts being 
made by BAT to furnish adequate mobility for the elderly and handicapped. 
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LOCUS MAP 
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OCPC 


Proj. No. 


Ab. 01 
Ab. 02 


Ab. 03 
Ab. 04 


Abington TIP Project List 
Fiscal Year 79 


Facility 


mL. 16 
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Rockland Street 


Chestnut Street 


2-2 


Element 


TIP Page 


_Number _ 


2 
/ 
/ 
22 
22 





Avon TIP Project List 
prScaliareatey 9 


OCPC aed lainey Element TIP Page 
Proj. No. Number 
Av. 01 Bodwell St. at Pond St. 3-5 years y 
Av. 02 Main Street 3-5 years 7 
Av. 03 Mains Ste.) E.MaInh ote, 3-5 years i 

N. Main Street 
Av. 04 Commuter Parking Lot AE 2/7 
Av. 05 Bodwell Street AE 22 
BAT 0] Capital Grant AE 52 
BAT 02 Capital Grant AE 62 
BAT 05 Operating Subsidy AE 33 
BAT 07 Operating Subsidy AE 33 
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Bridgewater 
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Bridgewater TIP Project List 
Fiscal Year 79 


OCPC Facility Element TIP Page 
Proj . aNoe Number 
By. | Rte. I-495 AE ] 
Be. On TOPICS 3-5 years ] 
Br. 02 Industrial Park Road AE 22 
Br. 03 Plymouth Street AE 22 
Br. 04 Plymouth St. and AE 19 

Summer St. 
Biegeo Bridge Street Bridge AE i) 
Br. 06 Summer Street Bridge AE 5 
Br 87 Summer Street AE 5 
Br. 08 Howard St., Oak St., AE 27 
South St. 
Br. 09 Resurfacing 10 Streets AE 27 
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GEPC 


Proj. No. 


Brockton TIP Project List 


Fiscal Year 79 


Fae? liey 


E. Battles St. Bridge 
Pani ilson St.<Bridge 
Field Street Bridge 
Howard Street Bridge 
Meadow Lane Bridge 
Perkins Avenue Bridge 
Plain Street Bridge 

N-S Road 

Belmont St./Crescent St. 
Court Street 

5 Locations (Proj. 84,01) 
Plain Street 

Commuter Parking Lot 
North Carey Street 
Bikeway 


New Road to Oak Hill Way 


N. Main Street 
Traffic Signals 
Intersections 

Rt. 24/Rt. 18 Access 
Rees Rt. 23 


Street/Sidewalk Repairs 
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Element 


AE 
3=2 
3-5 
AE 
3-5 
3-5 
3-9 
AE 
3-9 
AE 
3-5 
3-5 
AE 
AE 
AE 
3-9 


AE 
AE 
3-9 
3-5 
3-9 
AE 


years 


years 


years 


years 


years 


years 


years 


years 


years 


years 
years 


years 


VIP Page 


_Number_ 
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19 


10 
10 
19 
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Brockton TIP Projgecraiise 
Fiscal Year 79 


(cont'd. ) 

VERE Facility Element TIP Page 
mee jie ler Number 
B27 Manley Street Parking AE 28 
BAT 01 Capital Grant AE Se 
BAT 02 Capital Grant AE sya 
BAT 05 Fixed Route Subsidy (FY78) AE 33 
BAT 06 Dial-A-BAT Subsidy (FY78) AE eye 
BAT 07 Fixed Route Subsidy (FY79) AE 33 
BAT 08 Dial-A-BAT Subsidy (FY79) AE 33 
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OCPC 


Proj. No. 


E Ol 
E 02 
Es0S 
E 04 
E 05 
E 06 
Ey 
E 08 
E 09 


Easton TIP Project List 


Fiscal Year 79 


ae Wa ey 


Bridge Street Bridge 
Route 106 

TOPICS 

Pipeiogent., 123. Rt.-138 
Main St. Bridge 

Pipe lOGeateRu., 136 
Rt. 138 

Btiemlco/ Rt. 138 

Bay Road/Depot St. 
Rt. 106/Foundry St. 
Road Reconstruction 


Commuter Parking Lot 


Element 


AE 
3-5 years 
3-5 years 
AE 
AE 
AE 
AE 
VE 
AE 
3-5 years 
AE 
AE 


TIP Page 


Number 
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28 
28 
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East Bridgewater 


2-13 


OCPC 


Proj. No. 


EB 01 
EB 02 
EB 03 
EB 04 


Eb 05 
(Br. 10) 


EB 06 
EB O7 


East Bridgewater TIP Project List 


Fiscal Year 79 


Facility 


Riese 
Union St. Bridge 
WONBUES 
Roeiedt Re. 27 


Washington St. 


Ree ie 


RR Spur 


Element 


3-5 years 
3-5 years 
3-5 years 
AE 
AE 


AE 


3-5 years 


TIP Page 


Number 


20 
28 
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Hanson 





OCPC 


Proj. No. 


H 0] 
H 02 


Hanson TIP Project List 
Fiscal Year 79 


ae Whitty 


Riaec? 

Rt. 2/ Bridge 

State Street Bridge 
Brook Street 
Conrail Crossing 


Rt. 58 
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Element 


3-5 years 
AE 
AE 
AE 
AE 
AE 


TIP Page 


_Number _ 


2 
6 
24 
24 
17 
6 
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Proj. No. 


K Ql 
K 02 
K 03 


K 04 
(P 08) 


K 05 
BP ple 


Kingston TIP Project List 
Fiscal Year 79 


Facility 


Howlands Lane Bridge 
Rene! 
Rt. 106 


Rt. 44 Relocation 


Surface Drain 


Rt. 3 Reconstruction 


Element 


AE 
3-5 years 
AE 
AE 


3-5 years 
AE 


TIP Page 


_Number _ 


20 
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Pembroke 
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PenonoKke (iP Project List 
Fiscal Year 79 


Facility 


Rt. 53/Columbia Rd. 
Center Street 
Hobomock Street 
Lake Street 

Ree oo 

Bikeway 


Commuter Parking Lot 


Element 


3-5 years 
AE 
AE 
AE 
AE 
AE 
AE 


TIP Page 


_Number __ 
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Plymouth TIP Project List 
Fiscal Year 79 


RaGihivy Element TIP Page 
Number _ 
Rt. 3 Information Center AE 3 
Rt. 3 and Rt. 44 AE 12 
Rt. 3A on Rocky Hill Rd. AE 7 
Rt. 3A 3-5 years 5 
Rte oeyRt. 44 3-5 years 15 
Rt. 3A at White Horse Rd. AE 16 
and Beaver Dam Rd. 
Rt. 3A on Warren Ave. AE ws, 
Rt. 44 Relocation AE 18 
Rt. 3A Sidewalk AE 20 
(wets AE 12 
imarfic Study AE 29 
Rt. 25 (Bourne) AE 3 
Rt. 25 (Wareham) AE 3 
Beaver Dam Rd. AE 24 
RIC Gee AE 3 
Rt. 44 Construction AE 18 
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Stoughton 
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OCPC 


Proj. No. 


S10 
S 02 


S 08 


S02 
So l0 
S 1] 


BAT 01 
BAT 02 
BAT 05 
BAT 07 


Stoughton TIP Project List 


Fiscal Year 79 


Facility 


Rt. 138 at Central St. 


Rt. 27 at Island St., 
Central St. and Pratt St. 


Bikeway 


W. Stoughton Railroad 
Station 


Stoughton Center Railroad 
Station 


Conca tise noss ing 


Rt. 27 (Proj. 103A, 
7 locations) 


Pear] St. at School St. 
Rt. 139 Commuter Parking Lot 


Central St. Commuter Parking 
Lot 


RiGee Construction 
Capital Grant 
Capital Grant 
Fixed Route Subsidy 


Fixed Route Subsidy 


Element 


3-5 years 
3-5 years 


AE 
AE 


AE 


AE 
AE 


3-5 years 
AE 
AE 


AE 
AE 
AE 
AE 
AE 


TIP Page 


Number 


12 
By 


2 | 
30 


30 


30 
30 
30 


oH 
32 
32 
33 
33 
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West Bridgewater 
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OEE 


Proj. No. 


WB 01 


WB 02 
WB O3 
WB 04 
WB Q5 
WB 06 


West Bridgewater TIP Project List 


Fiscal Year 79 
Facility 
Rt. 28, N. Main St. at 
Copeland St. 
Rt. 28, Turner Steel Co. 
New road, Oak Hill Way 
South St. Bridge 
Elm Square Parking Lot 


Town Hall Parking Lot 


Element 


AE 


AE 
3-5 years 
3-5 years 
AE 
AE 


TIP Page 


Number 
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OCPC 


Proj. No. 


W Ql 
W 02 
W 03 
W 04 
W 05 
W 06 


W 07 
(H 06) 


W 08 


Whitman TIP Project List 
Fiscal Year 79 


Facility 


Rt. 18 
Rt. 14 
Rt. 2/7 


ATP #1, 7 locations 


Street Lighting 


ATP #2, Washington St. 


Rt. 58 


Off Street Parking Lot 


Element 


3-5 years 
3-5 years 
3-5 years 
AE 
3-5 years 
AE 
AE 


3-5 years 


TIP Page 


Number 


4 
4 
4 
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The Old Colony Planning Region 


Base Map From Mees DPW Region J 1974 


Me NJ (] ft Scale in Miles 
1 2 3 #4 5 
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Regional TIP Project List 
Fiscal Year 79 


Cee FaGIiy Element TIP Page 
mee hier Number 
Rg. O01 MASSPOOL AE 2] 
Rg. 02 Boston to Cape Cod Bikeway AE 2 | 
Gen 0S Local Bikeways as proposed AE 2 | 
Rg. 04 Rt. 24 signing Re 26 
Rg. 05 E/W Connector Study AE 26 
Rg. 06 Dist. 6 Pavement Markings AE a5 
Aloe: SOM Dist. 7 Pavement Markings AE 25 
BAT 03 Capital Grant Fixed Route AE Oe 

Expansion 
BAT 04 Capital Grant Dial-A-BAT AE 32 
Expansion 
BAT 09 Fixed Route Expansion Subsidy AE 33 
BAT 10 Dial-A-BAT Expansion Subsidy AE 35 
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Number Route (Agency Project Identifier) O 4 a Annual thru T6tat Recipient Agency 
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Br | Bridgewater | Rt. I-495 |New Expressway 1/2 mile East of Snake River 102 TOe2Z 
bridge to east of Raynham- 
Bridgewater town line in Raynham . : 
Taunton, and Bridgewater (Rt. 
1-495, Raynham 01) (Contract 5) 
LRE 


Rt. 1-495 - Rt. 24 - Rt. 25 
interchange in Raynham and 
Bridgewater (Contract 6) 
(Rt. I-495 Raynham 02) 
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(Ref. A8-8-(09, 01-07) 


Rt. 1-495 





Bridgewater New Expressway 
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PROGRAM CATEGORY: (Consolidated Primary 


OCPC Bacriity Improvement 
Project Community Ox Type 
Number Route 


Ab 0] | Abington Rit. 












EO} Easton Bridge 
reconstruction 
EB 0] East Construction 






Bridgewater 


H 0] Hanson Construction 


K 02 Kingston Resurfacing 
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TRANSPORTATION IMPROVEMENT PROGRAM 
FY79 


Project Description 


Implementing 


(Agency Project Identifier) Agency 


Widening of Route 18 from Route | H H D jE AO 400 
3 south to the Abington town R |_| .600 | 600 nr ft 
line in Weymouth and Abington 0 
(Rt. 18, Weymouth 01) Pele, 000 900 
T 2.000 
ins 
C 


LRE 
H II] 
045 MDPW MDPW 
a . 150 
== = = 
cast —— 









Bridge Street bridge over 
conrail bridge No. E-6-7 
(Bridge St., Easton 01) 
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— Ge) = 
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Improvements to Rt. 2/7 H 
(Proposal ) 
MDPW MDPW 


Improvements to Rt. 2/7 H 
(Proposal ) 
Resurfacing and reconstruction | H 
of Rt. 27 
(Proposal ) 
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PROGRAM CATEGORY: Consolidated Primary FY79 
l OCPC Facil. \]~ fnpiovomcst [Project Gescription  [_Prjority [Cost in Millions bes! oT 
Beet onal Ly s Oe ~ oo ar 29ns esignated Implementing 
Number Route (Agency Project Identifier) : 6 7% | Annual thru Total Recipient Agency 
Owe | > a 2 | © | & Element] FY84 Cost 
P Ol Pembroke Ree oS Bridge Columbia Rd. bridge over North Hoe 
Columbia Reconstruction River Bridge No. H-6-5-P-5-5 
Rd. in Pembroke, Hanover 
(Rt. 53, Hanover 01) 
P1] Q1 | Plymouth | Rie 33 Building Information center with rest H H 
- Information| construction area and commuter parking lot a 
' Center Long Rd. at Rt. 3 (Exit 39) 
| (Plymouth, Information Center 
01; Plymouth Information Center 
TSM 
02) 
P1 12 | Plymouth Rt. 25 New road Rt. 25 extension 100' west of 
Wareham-Plymouth town line to 
Bourne bridge in Bourne, 
Plymouth. 
LRE (Res 25, Bourne 01) 
P1 13° | Plymouth Rt. 25 New road Rt. 25 extension 500' west of 


Plymouth Road to east of Wareham/ 
Plymouth town line in Wareham, 
Plymouth. 

LRE (Rt. 25, Wareham 01) 
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Pl! 16 | Plymouth Reconstruction Rt. 3 Plymouth to Duxbury, 


Rue 

bridge and road work at certain 
locations in Plymouth, Kingston 
Duxbury. 





tRE | (Rt. 3, Plymouth 03) 
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OCPC Facil icy Improvement. 
Project Community or Type 
Number Route 
West Rt. 28 Safety 
Bridgewater channelization 
WB O02 | West Safety 


Bridgewater 


Construction 


W Ol Whitman Rt. 18 
LRE 


Construction 
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Project Description 


(Agency Project Identifier) 


Rt. 28 (N. Main Street) at 
Copeland Street (Rt. 28 
West Bridgewater 02) 


Rt. 28 curve at Turner Steel 
Co. (Rt. 28, West 


Bridgewater 01) 


Reconstruction and widening 
of Rt. 18 (Proposal) 





Improvements to Rt. 14 


Improvements to Rt. 2/7 
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PROGRAM CATEGORY: 
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Project Community 
Number 
Br 06 | Bridgewater 
Br 07 | Bridgewater 
| 
Br 10 | Bridgewater/ 
bb > | East 
Bridgewater 
| : 
B02 Easton 
ESO Easton 


mm 
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Rural Secondary FY79 





Facility [Improvement Project Description 
On isbe 
Route (Agency Project Identifier) 
Summer Bridge Reconstruction of Summer Street 
Street reconstruction bridge over conrail bridge 
bridge No. B-23-17 (Summer St., 
Bridgewater 01) 
Summer ‘Reconstruction Reconstruct Summer Street from 
Street Murdock Street 2500' into 
Middleboro | Bridgewater, Incl. bridge 
| B-23-5 (M-18-2) 
Robert St. ‘Reconstruction — | Reconstruction of Roberts 


Street, Bridgewater and 
Washington Street, East 
Bridgewater (Washington, E. 
Bridgewater, 01) 


| 
ee 
| 


Route 106 {| Road 1.10 miles Regional High School] 
reconstruction to West Bridgewater town line 
(Rt. 106, Easton 02) 
| oe 
Lees - : 
Route 106 | Road 12.2 miles from Regional High 


Foundry St.| reconstruction School to Prospect Street 
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E¥so Estimated 
Annual thru Total Recipient 
Element| FY84 Cost 
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Designated | Implementing 


Agency 


MDPW 


MDPW 
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PROGRAM CATEGORY: Rural Secondary FY79 
OCPC Facility Improvement Project Description Cost in Millions Implementing 
Project Community Or Type v Estimated 
Number Route (Agency Project Identifier) By a eloweis Recipient Agency 
4 
oO ) FY84 














Rt. 27 - Poor Meadow bridge. 
Bridge No. H-7-] 
(Rt. 27, Hanson 01) 


Bridge 
reconstruction 
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bridge 





Reconstruct Rt. 58 from Wareham 
to Hanson and Whitman 





Reconstruction 
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Reconstruct Rt. 106 
from Halifax to Kingston 


Reconstruction 
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PROGRAM CATEGORY: Urban Systems FY79 
OGre Facili:y | Ini Loven it Project Desed iption PE jorit a 7 Cost in Millions ___ _joesi gnated _ Implementing 
Prozect Community Or YWpe 4 v FY80 Estimatec 
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Number Route (Agency Froject Identifier) S) B, Annual thru Total Recipient Agency 
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Ab 02 | Abington ene): matt 1G Safety improvements at Rts. 58, } H | H 042 
Rte 23 123 and 18. ete 
Rt. 18 (Abington Proj. 135, 01) s me 145 163 
(Abington Proj. 135, 02) L mee MOPW MOPW 
p 

















M ; 060(02).485 
; ae 
eS — 
Av 01 | Avon - Bodwell St. | Safety Intersection improvement H Foe 
_ at Pond St. (Proposal ) i om MDPW 
Av 02 | Avon Main St. Safety Intersection improvement H S| MDPW 
at Main St. and Spring Sts. 
and at Main St. and Harrison 
Blvd. 
=a ee ieee 
Av 03 | Avon Main St. Safety Street lights at Avon Square MDPW 
N.Main St. (Proposal ) 
E.Main St. 
Br 01 } Bridgewater Safety Implementation of Topics H MDPW ; 
(Proposal) 


= 

































reconstruction bridge No. B-25-19 (Meadow Lane 
Brockton 01) 





7 ee = 
OLD COLONY PLANNING COUNCIL P f 
TRANSPORTATION IMPROVEMENT PROGRAM age__§ of 3 _ _pages 
PROGRAM CATEGORY: Urban Systems FY7Q 
ae , | Pacili ty | ow. 08 eae Jy  Prw ject De: Deser iption Ei crity S Cost in Ma dons aa 2 Designated Imp] ementing 
Pro vect Community | OL TVpe = 5 FY80 ietimata 
Number Route (Agency Project Identifier) o 6 Annual thru Total Recipient Agency 
: ig SE le s a PLcmentte FyY3s4 Cost | 
B Ol Brockton E. Battles | Bridge East Battle St. bridge .140 MDPW MDPW 
Street reconstruction Bridge No. B-25-14 over 
conrail (£. Battles St. .060 
Brockton 01) 
B 02 | Brockton | E€. Nilson | Bridge East Nillson St. bridge MOPW MDPW 
yo Sie ee Bridge No. B-25-18 
: | (E. Nillson St., Brockton 01) 
B 03 Brockton Field St. Bridge rield St. bridge MOPW 
reconstruction Bridge No. B-25-22 
(Field St., Brockton 01) 
B 04 Brockton Ries Bridge Howard St., Rt. 37 MDPW 
Howard St. | reconstruction Bridge over conrail 
: Bridge No. B-25-1 | | 
| (Ris 37. Brockton 0)} | 
| | 
— eee ct Le ee ee —— 4 ae 
B 05 Brockton Meadow Lang Bridge Meadow Lane bridge over conrai| MDPW 





——<— —— SE A SS 























B 09 Brockton Safety A. Realignment of Belmont and 
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TRANSPORTATION IMPROVEMENT PROGRAM ee ee 
PROGRAM CATEGORY: Urban Systems FY79 
OCPC Facility Lhig b OVE Project Description ip eclifch itis ~ Cost in Millions Designated Implementing 
Project Community Or ah = “> Lee oe RVeG Pet anaes 
Number Route (Agency Project Identifier) 5 . fe Annual thru Total Recipient Agency 
eee ees gl =. 5 O WY Element} FY84 Cost 
B 06 Brockton Perkins Bridge Perkins Avenue bridge over H III j& ee ] MD PW MDPW 
Ave. reconstruction conrail Bridge No. B-25-17 076 onal 
(Perkins Ave. Brockton 01) = 
L 000 | .000_ 
1 250 
B 08 Brockton N-S Road Road North-South Highway from Howard | H Hoey el. MDPW MDPW 
construction Street to Plain Street N-S Road, iE 
Brockton 01 : : 
| (Proposal from OEDP List) Pie 
: It 1.000 
: 


NO 
3S ea) 
— eS 


Crescent Streets MDPW MDPW 
B. Increase clearance under 
PCRR bridge 
: < EE  ee e (Proposal ) ae S= 
B12 Brockton 5 locations! Safety Intersection improvements EY 224 224 MDPW MDPW 





at 5 locations - . 096 .096 
(Brockton, Proj., 84, 01) 000 000 
noes 320 


B 13 Brockton 


ei 


Plain St. Reconstruction Reconstruction of Plain Street | H 
from Montello Street to West 
Bridgewater town line. 


MDPW 


(Proposal ) 





a e  e 








re te 








CCC =— 


































OLD COLONY PLANNING COUNCIL Page 10 fed 
TRANSPORTATION IMPROVEMENT PROGRAM FE SOF 2 __ pages 
PROGRAM CATEGORY: Yrban Systems FY79 
OCPC Facility | Improvement Project Description Cost in Millions Designated Implementing 
Project Community OL Type a ® FY BO petematec 
Number Route (Agency Project Identifier) 9 5, © Annual eopall Total Recipient Agency 
| I oe, BO 2 _ 3 {8 | & Jetement| rys4 Cost 
elzso | —_f.a50 
B 10 Brockton Court Street Traffic Widening of Court Street from H .| .150 ree City 
Montello Street to Main Street, : 
activated traffic light system L| .000 | if .o00 
at intersection at Montello 
Street and Main Street. x00 | _{.s00_ 
B 14 Brockton - Commuter Parking facility | Lease of commuter parking space D rar MDPW 
' parking at Westgate Mal] R 
| (Brockton, Com. Pkg. 01) 0 Pages 
a | }—}——| 
a 
B 16 Brockton North Carey) Safety Intersection improvement at 
Street North Carey and Court Street 
B 19 Brockton N. Main St.| Traffic Intersection of N. Main Street, = 


Oak St., Howard St., Wilmington 
St: 
(N. Main St., Brockton 01) 






| 4 | ju | 
| | Bie gigig gig isis 's 
| l | f l S =D 


nm ee ee Se 








+ a eee 
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PROGRAM CATEGORY: Urban Systems FY79 
Hox ne ee =| 0€C~*«Crayeen DeScMiplion | Cost in Millions oe ignated “Implementing ~ 
Project Community oO? a a PY80 ane 
Number Rout s (Agency Project Identifier) © Annual thru Total Recipient | Agenc .' 
gy | Soo ol @ [Element] rv94 | Cost : | 
F ——= A a i ee ee 
B 20 Brockton ireat fic Safety preliminary| Update and retime traffic 
signals engineering signals. S eee Sees 
ie 
T 
fs _|peE | Const. 
| 
| | aL : ms 
i B Zl Brockton Intersections Safety Intersection improvements at 
| till locations not included at ATP 
84. 
| (Proposal ) 
E 04 Easton Rt. 138 Corridor Improvements to high volume MDPW MDPW | 
Ree 106 improvements eonnidanus such as Rtes. 138, 
Rt. 123 106 and 123. | 
: : 
E 03 eee Safety Implementation of Topics MDPW MDPW | 
: | 
J on re maf a sn ee a re 
| : | 
' EB 02 Union St. |Bridge West Union Street conrail bridge 
| Bridgewater reconstruction (Union St., E. Bridgewater, 01) 








OE eS —ee=——ee eee es ee ee 
































Rtes. 3 and 44 
(Proposal ) 


Rt. 44 
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TRANSPORTATION IMPROVEMENT PROGRAM 
PROGRAM CATEGORY: Urban Systems FY79 
OCPC Facility Improvement Project Description Cost in Millions Designated Implementing 
Project Community Or Type ee y 9 FY80 Estimated 
Number Route (Agency Project Identifier) O A, is Annual thru Total Recipient Agency 
_ S s 3) Evement| FY84 Cost 
EB 03 |East Safety Implementation of Topics al) jad sr MDPW MDPW 
| ee eee - 28 
| oe — ees 
| si Const ae 
P] O02 | Plymouth Rt. 3 and | Safety Intersection improvements at 7 = 







Finds ©) Plymouth Rt. 3A at 
Rocky Hil] 


Rd. 


Safety Rta 3A; Rocky Hill Rd: 
intersection improvements 


(Plymouth, 3 locations 01) 


H MD PW MDPW 
ae 
an 
aey 
pace 
H MD PW 








P] 10 | Plymouth Safety Implementation of Topics MDPW 
(Plymouth Proj. 182, 01) | 
| 
| 
ee Re See = : 
S 0] Stoughton Rt. 138 Traffic Intersection improvement at Rt. MDPW 


138 and Central St. = : : 
(Proposal on OEDP List) J -YOU {UNO 
(Rt. 138, Stoughton 01) 

5 { 


————————_ = ~S*S~<;37}HhC<;<;7;3; 73 SES — 


PROGRAM CATEGORY: Urban Systems 


ocPc “Facilit. “Tmorovement 
Project Community or Type 
Number Route 
S 08 Stoughton Kemer Traffic 
7 locations 
WB 04 | West South St. Bridge 
Bridgewater | reconstruction 
W 04 Whitman Safety 
W 05 Whitman Safety 
fee ee cee So a 
W 06 Whitman iratt 1 
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Py 


Project Description Priorit 








re —_ = 


Page weg OL 34 pages 


Cost in Millions — Designated Implementing 














us 9 FY80 Estimate 
(Agency Project Identifier) Ay % Annual thru Tota], Recipient Agency 
3 a) Element} FY84 Cost 
F| .319 .319 
Prodeiesne? locations Rt. 27 H D MDPW MDPW 
(Stoughton Proj. 103A, 01) R . 136 136 
© |: <o00f | 000 
v{ 455] | 455 
_ 
Reconstruction of South St. H fe MDPW MDPW 
bridge (South St. West F 
Bridgewater 01) Bridge L 
No. W-18-3 (Proposal from 
OEDP List) IT 
93 MD PW MDPW 
ATP #1 7 locations ne OG! s 
(Whitman, ATP #1, O01) S| .082 
L| 000 
Chom 
1.9. ee ___| {Const 
F — 
Street lighting M M MDPW MDPW 
L | 
T ——— <a = 
ee eee nk ; eee > a S| See Le 
070 | 
Washington St. at Temple and H eal MDPW MDPW 
South Street parking area s}_-030 
(Whitman ATP #1, 02) L| .000 _ 
. 100 
eee esa __| [Const , 















OLD COLONY PLANNING COUNCIL Page we) qeecou pages 
TRANSPORTATION IMPROVEMENT PROGRAM a 
Bho CREM CATEGORY: Special Bridge Replacement Bvge 

OCRPC Faciige< poo mea. verment : Project Description Cost in Millions Designated Implementing 
Project Community OL TYPe a w FY80 iEstimated 

Number Route (Agency Project Identifier) Q fe Annual gu ebl Total Recipient Agency 

_- Ee rons _ 4 oy) Element. FyYSd Cost 
3 
Exo Easton Main Street| Bridge Special bridge replacement H 
reconstruction Main St. bridge over Conrail 


bridge No. E-6-6 
Main St., Easton 01) : 


—_— 
— 
— 
is ee | oan | 3 | 
C Po J 
Oo ;o on 
D lon ast? 
nn Nn 
= 
© 
ae} 
| = 
| 
= 
mo] 
= 


5 cn 
! =e 
| Oo 









tt a rp re 





OCPC 
Project 
Number 


E 07 


E 08 


P] 04 


F105 


PROGRAM CATEGORY: 





Comuunity 


Easton 


Easton 


Easton 


Plymouth 


Plymouth 


High Hazard Location 


Fat iewt ¥ 


— <= 


Rt. 
Rie. 


Rt. 


ee 


Rt. 


Rite. 
RIE 


im trovenent 
Type 


MG2at. |imatt 1c 


138 
138 Tratiic 
138 Trattic 
3A Safety 
3A/ Safety 
44 


OLD COLONY PLANNING COUNCIL 
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PY?/92 





Project Description 


(Agency Project Identifier) 


a a ee 





—_——- —— 


Improve geometrics and signals 
at Rt. 106 Foundry St., Rt. 138 
(Rt. 106, Easton 01) 


sd 


Rt. 138 Washington St. at Main |H H My 
Stiseunt. loge Easton 01) 
Rt. 123/138 between Belmont I] 


and Depot Sts. including 
intersections of Washington and 
Belmont, Central and Depot. 


(Proposal) 
1) From Rocky Hill Rd. to H L 
Indian Brook 
2) North i L 
3) South M L 
(Proposal) 
Intersection improvements at M H 
3A and 44 


(Proposal ) 


Dee: Sosa Ma ions 


Page [52Ofeea8 pages 


— 








Designated Implementing 
FY80 Estimate 

Annual ie) ng | Total Recipient Agency 
Element| FY84 Cost 
°|.148 MOP 
1.| 000 000 | 
| 164 

Const a 
Flo | 
Fl 270 ih MOPW MDPW 
's| .030 . 
| 000 | 
300 |. 
ae 
F, .090 = 
. MOPW MOPW 
ie 
ieee 


MOPW 


i ns 
ae . MDPW MOPW 
j 


MOPW 








mm eT SE SSE SSSR SS RSS PE Se Sy a a 
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TRANSPORTATION IMPROVEMENT PROGRAM 
PROGRAM CATEGORY: High Hazard Je ere. 

ee osm eo = LF vent [project Description. ‘| Prjority | Cost in Millions 7 _ [Designated Implementing» 

Project Community as = ss ® FY80 iEstimated 

Number oe (Agency Project Identifier) O iF « Annual chau Tetat Recipient Agency 
ee. . 2 ae Z 2 oe 1 3 oO n Element; FY34 Cost 

a 023 
P1 06 | Plymouth Rt. 3A Traffic signal Rt. 3A at White Horse Rd. H | M MDPW MDPW 
& Beaver Dam Rd. : 


(Rt. 3A, Plymouth 01) 


—s = - 





' 
ee te a it ee Oe ee eh ae Se ee ee ee ee | Oe eee ~—— eee ee 
1 







OCP 
Project 
Number 
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TRANSPORTATION IMPROVEMENT PROGRAM eg? oa 
PROGRAM CATEGORY: Railroad/Highway Crossings rY7a 
Pacility : “Um bovemenit Project Description _Prjority ‘Cost in Mi Ln, Millions Designated _ Implementing 
Coramuni ly vl Tp 4 a “= PYGO > oie Camace: 
ang ees ¢ yon 0) 
Rout ¢ (Auency Project Identifier) ) B « Annual thru Total Recipient Agency 
Soe aaa art eee eee ; \: en ; 8 O 27) Element; FY8s4 Cost 
Hanson 6 Conrail |Other 6 Conrail RR/Hwy crossing 027 MDPW MDPW 
crossings improvements in Hanson, Freetown, 
(Great Taunton, Wareham 
Washington (Conrail Crossings, 03) 
St. ,Hanson) (Force Account) 
Stoughton — Conrail RR.Hwy crossings |2 conrail crossings Needham 
~ crossings and Stoughton H MDPW MDPW 


(Conrail Crossings 02) 
(Force account) (Simpson St.) 
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TRANSPORTATION IMPROVEMENT PROGRAM — i 





2.163 MDPW MDPW 
Jer 


| 


tone 








LRE | (Rt. 44, Plymouth 01) 
(Rt. 44, Plymouth 02) 


a ee em ee ae ee 
ee 


32090 


PROGRAM CATEGORY: Economic Growth Center FY79 
Development Highway __ 
eae Pacis \! Improvement Project Description Er icricy Cost in Millions __ Designated Implementing 
Project Community or Type 4 a) FY80 | Estimated 
Number Route (Agency Project Identifier) 3 i Annual thru Total Recipient Agency 
See a 4 WV) Element}; FY84 Cost 
K 04 Kings ton/ Rt. 44 Relocation Relocation of Rt. 44 from Rt.58 | H III -|.aa7 {4.900 5. 347 
(P1 08)] Plymouth to Rt. 80 in Plymouth, Kingston C2 ee 00 2.292 
Carver S 
(Rt. 44, Carver 01) (Design 11.000 | .o00 | .000 | 
complete pending E15) 
LRE : ; r|.639 |7.000 7.639 
Each S| es | 
e|.063 12.000 {2.163 


=) 


© 
Ay 
Y 
Se) 
. 
Pl 17. | Plymouth | Rt. 44 Construction Construction of 2.0 miles of H 
roadway from Rt. 44 at Rt. 80 
| 
tOvRts. 3 





eee eee ae age en ee ene ee ey 











ee ee 


is 


pee SL 


_~——— 
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TRANSPORTATION IMPROVEMENT PROGRAM lt ea 
PROGRAM CATEGORY: Non Federal Aid FY79 
ocPee Paar. Rhee rte t / ~ Project Desve2 iption Priori ; Cost in Millions Designated Implementing 
Project Community Vi Type = a PY80 — |Petimoces 
Number Route (Agency Project Identifier) Fa Bo 0 Annual thru Total Recipient Agency 
ey a A Fa AE Element] FY84 Cost 
Br 04 {Bridgewater | Plymouth ivattic Channelization of Plymouth St. a} a. MDPW MDPW 
and Summer (Rt. 104) at Sunmer St. 020 
Sts. (Plymouth St., Bridgewater 01) ; 
| .000 | 000 | 
r}.o20 | | 020 
B 07 Brockton : Plain St. |Bridge Plain Street bridge over conrail} H It ef 000 MDPW MD PW 
reconstruction bridge No. B-25-18 nee ee 
(Plain St., Brockton 01) TL. 
7 L ooo | .000 
| | [as | 175 
B 17 Brockton Local Bikeway Implementation of bikeway path fe 000 Brockton Brockton 
bikeway (Brockton, bikeway 01) 090 
| . 030 
TSM ule 
—_ a a a 
E 09 Easton Bay Road | Bikeway Local Bikeway Easton Easton 
Depot St. 
| 
| 
: TSM 
}—— ----—— — — + — — — — + iene: re ee eh ee —— —--+~—-- 
EB 04 ; East Rte 14 at | Safety Intersectional improvements 
Bridgewater | Rt. 27 channelization (Rt. 27, East Bridgewater, 01) 


Signals 





a 


PROGRAM CATEGORY: 









1 OCEC | Facil : . 
Project Comnunity or 
| Number Route 
EB 06 |East Rites Powe. 
Bridgewater 
Center 
K 01 Kingston - Howlands 
; Lane 
| bridge 
P2095 Pembroke Rt. 139 
P 06 Pembroke 
ao _ = a ae : 
| P] 09 | Plymouth Rt. 3A 
| sidewalk 


Non-Federal Aid 


ST i ae an 
In: DCI eek 
Pe ey 
4¥ Pie 


—e=—ee ee ee ee a eee 


Channelization 


Bridgewater] signals 


TSM 


Bridge 
reconstruction 


ee oe 


Channelization 
{signalization 


TSM 


SSS - ——-_— = —-- — 


; Drainage curbing 


Se ee ee re ee 


aa a 
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FY79 
Project Description Prjority _ ___ Cost in Millions __ |Designated Implementing 
7 5 9 FY 80 Estimate 
(Agency Project Identifier) U A, is Annual thru Total Recipient Agency 
Q YU 4J 
ee 4 O un Blement) PYed Costa _ 
Pimeeronmecntral ot.., spring St.,| H | H . 000 MDPW MDPW 
Maple Sts. (Rt. 18, East 125 | 
Bridgewater 02) sas 
i as 
no 
Howlands Lane bridge over conraiji H 100 MDPW MDPW 
bridge No. K-1-5 - 
(Howlands Lane, Kingston 01) 
ee? MD PW MDPW 
Rt. 139 at Oak St. and Union St.] H 
(Rt. 139, Pembroke 01) 
ie ero 
Implementation of bikeways as |H —— ane Town Town 
proposed : 
025 
. 100 
EE Const. 1 | 
Sidewalk Vinal Ave. to 150' a = MDPW MDPW 


south of Indian Hill Road 
(Rt. 3A, Plymouth 02) 








PROGRAM CATEGORY: Non-Federal Aid 








OCR Facility \Umerovement 
Project Community Ol Type 
Number Route 
S 03 Stoughton Bikeway 
TSM 
Rg. Ol Region Carpooling 
TSM | 
Rg. 02 | Avon,Brocktoh, Local roads Bikeway 
E.Bridgewater, and state 
Halifax, routes 
Kingston, 
Bridgewater, 
Plymouth oe 
Rg. O03 } Towns Local roads| Local 
and state | bikeway 
routes 


ee eee 


TSM 


a 


ee ee ee we ee 


OLD COLONY PLANNING COUNCIL 
TRANSPORTATION IMPROVEMENT PROGRAM 


DS. 


Project Description Prlorst 
©) 
a, 


© 
H 


(Agency Project Ldcntifier) 


= [recat 


Local bikeway 


Implementation of MASSPOOL 





Development of Boston to Cape 
Cod Bikeway (OCPC portion, 
proposed) through Avon, Brockton 
East Bridgewater, Bridgewater, 
Halifax, Kingston, Plymouth 


ae eee 


Development of local bikeways 
as proposed. 


el aoe 


State 





Coat Gennes 


FY80 
Annual a) a lO 
Element| FY84 
[000 
Si.0/5 
ibaa: 
Th. 100 


r . . e 
a EELEEELEEE 
| 


Page ?] of 34 pages 
~ ‘Designated Implementing 
jEstimatec 
Total Recipient Agency 
Cost 
000 Stoughton} Stoughton 
| wopw | w 
ee MDPW MDPW 
-360 
000 
350 
Const 
ai Town Town 
a ——e oe 





Se eanenee —s 











ee ee ee, ~ ee 


j—-—- ——- 
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TRANSPORTATION IMPROVEMENT PROGRAM ei aks. ve 
PROGRAM CATEGORY: State Aided Local PY 74 
GPC are (otal ie Po aM PoVement ~ Project Dese: ieeron : _ Priority “Cost in Millions Designated Implementing 
Provect Community Or ic 4 A) [| FY80. | Estimated 
Number Route (Agcency Project Identifier) 5 of 3 Annual jel geal Total Recipient Agency 
meee ae : SS a.” >,.. =~, ee 8 3 uv) Element; FY84 Cost 
Ab 03 | Abington Rockland St} Reconstruction Widening, realignment and H L F i Town Town 
resurfacing of Rockland Street : =a 
_ ’ {f= 
—_ 
Ab 04 | Abington | Chestnut z Reconstruction Widening, realignment and H H bie Town Town 
resurfacing of Chestnut Street Ce —- 


i Se a 


Av 05 | Avon 







Resurfacing and extension of Town Town 


Bodwell St. thru Avon Industrial 
Park 
(Proposal from OEDP List) 


ae ce 


Industrial Road construction ! Access Rd. from Rt. 104 to 
Park Road | Bridgewater Industrial Park 
| (100 ft.) (Proposal on OEDP 


Bodwel } St.| Road construction 


ee oe eee eee oo 




















Br. 02 | Bridgewater Town Town 


Last) 






| 





ro - - ny Ee ee ee ee 


l 
Plymouth StL Reconstruction Widening and resurfacing 5 Town Town 


of Plymouth Street 


woe 03 ie Bridgewater 





—— 
ee 





————— CCC CCC CC a 































Lake Street} Reconstruction Improvements to Lake Street 


(Proposal on OEDP List) 


Pembroke 








Designated Implementing 


Recipient Agency 


Lt ag vail 
ae 
= 
| — 
Town Town 
2. 7 2.000 : 
City City 
| 000 | 
a 
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TRANSPORTATION IMPROVEMENT PROGRAM ali oO: =e 
PROGRAM CATEGORY: State Aided Local PY79 
ocpe Pacilaity Improvement. Project Description Priorit Cost. in Millions 
Project Community Or Type a aan ~ -T Pyga ones 
Number Route (Agency Project Identifier) 6 4 Pe Annual thru Total 
| ; a S | 8 | & Jetement} rye Cost 
Br 05 {Bridgewater | Bridge Bridge Reconstruction of Bridge Street | H F 
Street reconstruction bridge over Matfield River 
bridge near East Bridgewater town line S 
T 
B 18 Brockton Road New road construction from Main | M S 
WB 03 construction Street in West Bridgewater to 
Oak Hill Way in Brockton 
(Proposal on OEDP List) 
P 02 Pembroke Center St. | State Aid Improvements to Center Street H 
Reconstruction (Proposal on OEDP List) F 
ease. = fe fw Const. 
| 
P Q3 Pembroke Hobomock State Aid Improvements to Hobomock Street | H oe 
Street Reconstruction (Proposal on OEDP List) : ae 














eer a a et A 
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PROGRAM CATEGORY: State Aided Local FY7O 
ere Facility  f  Imveovemnt [ Project Deseription < St in Millions Designated Implementing 
| Project Community OL Tope FYB8O Cetin 
| Number Route (Agency Project Identifier) thru Total Recipient Agency 
ae als: Hanson State Street Bridge State Street bridge Town Town 
bridge reconstruction (Proposal) 
| 
} 
{ 
H 04 Hanson . Brook Street Reconstruction | Improvements to Brook Street Town Town 
} 
| | 
PT 15 | Plymouth Beaver Dam | Resurfacing Beaver Dam Rd., Piymouth, Town Town 
Road Rt. 3A to Clark Rd., 


resurfacing 
(Beaver Dam Rd., Plymouth 01) 


ei te ee. 


PROGRAM CATEGORY: Payement Markings Program 





OCC Facilci. > | Improvement 
Project Community or Type 
Number Route 
Rg 06 | District 6 Pavement markings 
Rg 07 {District 7 Pavement markings 


ee ee 


em eg ee eee ee 


Le 
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TRANSPORTATION IMPROVEMENT PROGRAM 
FY7Y 
Project Description Priorit Cost in Millions Designated Implementing 
w FY80 Estimated 
(Agency Project Identifier) 3 Annual thru Total Recipient Agency 
© | |Element| Frre4 Cost 


Maintenance of pavement markings 
on District 6 roads both on and 
off Federal Aid System. 

(Dist. 6, Pav. Markings, 01) 


Se) 
LO 
Ww 
© 
LO 


ce 
© 
© 
© 
WO 
Ww 


MDPW 
093 
A(G, 
Const. 
MDPW 


ry 
O je ° 
==) Ke) 
M iO 
ct | OO 


Ewes ee ws = 
Sio |S jo B = 
” | — — ia) > 
ctr c=) 
| | 


131 MDPW 


Maintenance of pavement markings 
on District 7 roads both on and 
off Federal Aid System. 


(Dist. 7, Pav. Markings, 01) rich 


onst. 


, 
| 
ae a: 
a ee 
aaunn 











- 
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os Chines: Regional Systems Proposal ae 
ocee Facility f Improvement Project Deseription Cost in Millions Designated Implementing 
Project Community Or Type a my w Estimated 
ee a) 
Number Route (Agency Project Identifier) 3 i Annual Total Recipient Agency 
> oe ee a) Cost 


Bez Brockton Road construction | Brockton by-pass between Rt. 24 
and Rt. 18 (Proposal) 
LRE 











—— 


'?) 
3 
) 
= 
ct 


oO 
= 
12) 
ct 









Rg 04 | Avon, IRt. 24 Signs for commuter parking lots H MDPW MDPW 
Bridgewater, | and commuter bus stops. 
Brockton, | (Proposal 
W.Bridgewate 
010 
g CONSE. 
Rg 05 | Regional E/W East-West Connector between MDPW MDPW 













Rie 24 ang Kt. 3 
(Rt. 24, E-W Connector 01) 


Connector 


rey 
a 
™ 









PROGRAM CATEGORY : 


OCPC 
Project Community 
Number 

Av 04 | Avon 


Br 08 |Bridgewater 


—_—e\_rw we we 


Br 09 | Bridgewater 


B 23 Brockton 


B 24 Brockton 


Undetermined 

Facility ° Imeroveancent | 
or veSere 
Route 





Route 27 
and 
Route 123 


ee. 


Parking facility 


TSM 


Improve drainage 


Resurfacing 


Upgrading 






Repair 
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Project Description Cost in Millions Designated Implementing 








FY80 Estimated 
(Agency Project Identifier) Annual Seiya Totad Recipient Agency 
Element} FY84 Cost 


Commuter parking lot near Rt.24 bg 


Improve drainage on Howard, Oak, H 
South Streets 

(Proposal on OEDP List) 

Resurface 10 streets 

(Proposal on OEDP List) 


Upgrading of Route 27 and 
Route 123 through Brockton 
(Proposal from OEDP List) 
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Street and sidewalk repairs 
(Proposal from OEDP List) 
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PROGRAM CATEGORY: Undetermined 
OCC Facility | Tih ovetaent 
Project Community o1 Type 
Number Route 
B 25 Brockton Parking Facility 
TSM 
E V1 Easton Road 
| reconstruction 
| 
an Easton RE e3c Parking facility 
TSM 
EB O07 | East Purchase for 
Bridgewater rail banking 
LRE 
K 05 Kingston Highway surface 


drain 


a ee er ee 
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Project Description Implementing 


(Agency Project Identifier) 


Commuter parking facility at 
Manley Street 


Road reconstruction 
(Proposal from OEDP List) 


Construction of Commuter Parking 
Lot on Route 138 in North 
Easton 


Purchase of E. Bridgewater rail 
spur for land banking. 





Highway surface drain correctio 
Rocky Nook area 
(Proposal from OEDP List) 
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PROGRAM CATEGORY: 4), qotermined FY79 
CCPC Pacrirey Improvement Project Description implemeneane 
Project Community Or Type Re camaced 
Number Route (Agency Project Identifier) Total Agency 
Cost 
P O7 Pembroke Rt. 3 and |Parking facility |Construction of commuter parking) H | H F ie Soom 
Rt. 139 lot at Rt. 139 and Rt. 3 1) ae 
interchange. 
a 
a as ee 
[PE__[Const. | 
P1 07 | Plymouth Rt. 3A Safety Safety improvements on Warren | =e 
i Warren preliminary Avenue 
Avenue study and (Rt. 3A) near Clifford Ave. 





construction 











Circulation and traffic 
improvements in Plymouth Center. 
Preliminary study by OCPC. 


Traffic 
circulation 





P] 11 | Plymouth 


: , 
S 04 Stoughton 










Rt. 27 at Island St., Central 
St. and Pratts St. 
(Proposal ) 






Intersection 
improvement 


ae ee 
IT) | 1.000 
a Const. | 
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Construct new W. Stoughton 
railroad station at Central 
Street (Proposal) 


New railroad 
station 






W. Stoughto 
Railroad 
Station 
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Central St.; Parking facility | Construction of a commuter 
train parking lot at proposed 
station train station Stoughton. 






Stoughton 
Stoughton Rites 










Construction of Stoughton Square 
by pass approx. 5 miles. 
(Proposal from OEDP List) 


New road 
construction 





OEre . Facility Improvement Project Description Implementing 
Praject Community or Tye 
Number Route (Agency Project Identifier) Peace 
ement 
a 
S 05 Stoughton Railroad Parking lot and Construct new parking lot at H i. cn 
station platform Railroad Ave. and new S 
platform for Stoughton Center a So lie 
paid Ls i 
T 
PE | Const. | 
S 09 Stoughton Pearl St. j|Traffic Installation of traffic lights i i a 
| School St. at Pearl and School Streets SS 
(Proposal on OEDP List) 
i: a 
oe ee ey 
REC 39 Park facilit Construct f t H f 
Souls, Stoughton ie arking facility onstruction of a commuter 
Rt. 24 parking facility at Rt. 139 hs | 
and Rt. 24 interchange. a 
TSM a ae 
rE Coe ea | 
s| a 
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Parking facility |Construction of Elm Square 
commuter parking lot 
(Proposal from OEDP List) 


West 
Bridgewater 


WB 05 


onst. 















Construction of Town Hall 
commuter parking lot 
(Proposal from OEDP List) 


WB 06 | West Parking facility 


Bridgewater 









TSM 
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Construction of off street 
parking lot 
(Proposal on OEDP List) 


Parking facility 
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PROGRAM CATEGORY: UMTA Section 3 FY79 
ocpe Facility | Improvement Project Description Implementing 
Project Community Or Type 2 
Number Route (Agency Project Identifier) Agency 
BAT O01 |Brockton Brockton Capital Grant Fixed route buses downtown BAT 
Avon Area Transi terminal, equipment, shelters 
Stoughton eu. 
(MA-03-0046) 
TSM ae 
BAT 02 | Brockton , Brockton Capital Grant Fixed route buses, wheelchair H H BAT 
Avon | Area Transi vehicles, vans, garage aid a ie | 
Stoughton maintenance equipment fi 432 ; .864 ! 
Se i a Tlaesie| laeaie | 
fees eee | 
F, 800] | 800 : 
BAT 03 | Area towns Brockton Capital Grant Rolling stock and equipment for H S; .100 eT BAT ! BAT 
Area Transi fixed route service to area | fgg 
towns. . 100 200 | 
TSM Lh sels F000 
ee ee ee ee 
; aol | -a00 : 
BAT 04 | Area towns Brockton Capital Grant Paratransit vehicles for demand H S .050 | ' BAT ' BAT 
Area Transi responsive service in area towns a 
for elderly and handicapped. 050 | 100 | 
| T .500 500 


TSM 


a — or 
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PROGRAM CATEGORY: 


OCPC 
Project 
Number 


BAT 05 


BAT 06 
BAT 07 


BAT 08 
BAT 09 


Community 


Brockton 


Avon 


Stoughton 


Brockton 
Avon 
Stoughton 


Brockton 
Avon 
Stoughton 


Brockton 
Avon 
Stoughton 


Area towns 


Facriity 
or 
Route 


Brockton 
area 
transit 


Brockton 
area 
transit 


Brockton 
area 
transit 


Brockton 
area 
transit 


Brockton 
area 
transit 


UMTA Section 5 


Improvement 
Type 


Fixed route and 


operating 


subsidy FY78 
(MA-05-4028) 


Paratransit 
operating subsidy 


B73. 


(MA-05-4028) 


Fixed route 
operating subsidy 


ace, 


Paratransit 
Operating subsidy 


FY79 


Fixed route 
transit service 
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Project Description 


(Agency Project Identifier) 


Operating subsidy for fixed 
route transit service 
FY78 (MA-05-4028) 


Operating subsidy for special 
elderly and handicapped 
paratransit service 

FY78 (MA-05-4028 ) 


Operating subsidy for fixed 
route transit service FY/9. 


Operating subsidy for special 
elderly and handicapped 
paratransit service FY/9. 


Operating subsidy for fixed 
route service to area towns 
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Brockton 
area elderly and handicapped 
transit paratransit in area towns 
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4. ELDERLY AND 
HANDICAPPED 
SPECIAL EFFORTS 


Brockton Area Transit: Elderly and Handicapped Program 


Joint FHWA/UMTA regulations prescribe that transit Operators demonstrate 
the performance of special efforts in the planning, programming, and imple- 
mentation of public mass transportation facilities and service to ensure the 
availability of public transportation which can be effectively utilized by 
elderly and handicapped persons. The special efforts component of these 
regulations specifically requires that the services provided to wheelchair 
users and semiambulatory individuals be reasonably comparable to the services 
furnished the general public. The Transportation Improvement Project which 
exhibits the level of special efforts maintained by Brockton Area Transit is 
BAT 08, operating subsidy for special elderly and handicapped paratransit 
service. 


Planning 


Planning for special needs transportation was an integral part of the 
Brockton Area Transit Development Program developed jointly in 1975 by the 
Old Colony Planning Council, the city of Brockton and a consulting firm. 
Funding assistance for this study was provided under an UNTA Technical Studies 
Grant (Section 9). 


A principal tenet of this planning effort was to identify the transportation 
needs of elderly and handicapped individuals and the social service agencies 
with whom a coordinated service could be developed. The study produced estimates 
of the number of potential elderly and handicapped transit users within the 
area and denoted the locations containing large concentrations of potential 
users. Data collection for this identification involved meeting with social 
Service agency representatives, the surveying of the general public and the use 
of secondary sources. 


This study created the overall design and schedule for the implementation 
of a two faceted Dial-a-BAT service: Dial-a-Ride and subscription service. 
Also, it formed the basis for ensuring the routing of regularily scheduled services 
to areas with high concentrations elderly and handicapned users. 


The specific strategies instituted from Elderly and Handicapped Planning 
Efforts are as follows: 


.40% fare for elderly and handicapped users of reqular BAT service. 


.Routing of regular BAT service to serve elderly and handicapped 
without special mobility needs. All elderly and handicapped 
public housing have been incorporated as stops on BAT bus routes 
One particular route, the Mini-Maller connects three projects 
with Westgate Mall, a major retail center. 





.Institution of an advance reservation Dial-a-Ride and subscription 
service for the elderly, handicapped, and clients of social service 
agencies in the Brockton area known as Dial-a-BAT, in February 1977. 


.Coordination of Dial-a-BAT with the transportation services of 13 
social service agencies. 
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Elderly and Handicapped Planning Efforts also produced the following 
Capital plans: 


. Incorporation of wheelchair accessible improvements into the 
plans for the development of a downtown BAT bus terminal. BAT 
will begin accepting bids for this project in April 1978. 


.Expansion of the Dial-a-BAT fleet to include more 9 wheelchair 
accessible vehicles, and 12 non-lift equipped vans for 
subscription services. 


.Purchase of 15 buses with kneeling capability for use in fixed 
route service. 


.Expansion of the fixed route BAT fleet to include 35 additional 
buses with kneeling capabilities. 


In April 1977, UMTA awarded BAT a $40,000 Research, Development, and 
Demonstration Project Grant (Section 6) to have a consultant firm conduct a 
special needs and service coordination study. The purpose of this study will 
be to design a demonstration project for the Dial-a-BAT system. Also, it will 
examine the possibility of expanding and improving the coordination of Dial-a-BAT 
with additional social service agencies and communities. This project will be 
completed in May 1978. 


Program Background 


Dial-a-BAT commenced operations on February 7, 1977. Due to a lack of 
available equipment and substitute services, the service was instituted only in 
the Brockton area. This lack of system capacity also postponed the implementation 
of Transportation Improvement Project BAT 10; Operating Subsidy for Special 
Elderly and Handicapped Paratransit service in area towns, until the paratransit 
fleet could be expanded. In addition, it necessitated that Dial-a-BAT employ 
taxi services whenever the number of vehicles available were not sufficient to meet 
demand. 


UMTA accessibility regulations require that BAT demonstrate on an annual 
basis that a sufficient level of special efforts have been maintained. The 
criteria chosen by BAT to assess its attainment of this objective is the 
expenditure of a minimum annual average equivalent to 5% of its section 5 
operating assistance formula grant on programs for the transportation handicapped. 
Dial-a-BAT operating costs applicable for meeting this criteria must be prorated 
to reflect that portion which is expended on services for wheelchair users and 
the semiambulatory. During its inagural five months of operations, the following 
breakdown of special efforts were exhibited by each type of service: Dial-a-Ride 
70%, and subscription service 5%. In addition to these expenditures, BAT 
programmed capital improvements which are not otherwise required by UMTA 
accessibility regulations can be included as special efforts. 
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BAT FY77 Special Effort Expenditures 


1. Purchase and installation of wheelchair lifts on two vans 
(Funds available from MA 03-0046) Sao. 200 


2. Dial-a-EAT special effort operating costs 


*Dial-a-Ride 70% $ 29,435 
SSuUBS@TpLIOnN 5% iS 
Total $ 31,180 
Total Special Efforts $ 41,380 
Total FY77 Section 5 Operating Assistance $747 ,000 
5% of Section 5 Operating Assistance $ 37,500 


Formula Grant 


*Based on the cost of services provided to wheelchair users and semiambu latory 
users of Dial-a-BAT. All of these riders required assistance in negotiating 
the steps of the vehicle and most also required assistance in getting from 
their origin to the vehicle. 


The level of special efforts exhibited by BAT during FY7/ compares 
favorably with the 5% criteria. 


FY78 Program 


The number of social service agencies participating in the Dial -a-BAT 
system is expected to increase during FY/8 to approximately 20 agencies. This 
expansion should also increase the number of special effort clients accommodated 
by the service. The programmed level of special efforts for FY78, though, has 
been based on past Dial-a-BAT operations and therefore, reflects the minimum 
anticipated level to be obtained during this year. 


In addition, the special needs and organizational coordination study has 
been included as a coordinated planning project special effort. 
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BAT FY78 Programmed Special Effort Expenditures 


1. Dial-a-BAT Special Efforts Operating Costs $ 83,905 
Total Fiscal Year 1978 Section 5 

Operating Assistance $1,200,000 

5% of Section 5 Operating Assistance Formula Grant $ 60,000 


As the chart points out, the level of special efforts programmed for 
fiscal year 1978 compares favorably with the 5% criteria of $60,000. 





BAT has also purchased 15 kneeler equipped buses to be placed into fixed 
route service during this year under its UMTA assisted capital program 
(MA-03-0046). Since this expenditure is a non-wheelchair accessible improve- 
ment, it is not eligible for unclusion as part of the special efforts expended 
in 1978. 


FY79 Program 


In FY79, Dial-a-BAT will continue to explore the potential for increasing 
the number of social service agencies affiliated with the system. The additional 
paratransit vehicles which may become available to Dial-a-BAT during the fiscal 
year, through UMTA Capital Grant MA-03-0058, will enhance the availability and 
accessibility of service in the Brockton area. Also, it will allow BAT to expand 
the geographical coverage of the Dial-a-BAT system to include area towns, wherever 
feasible. The level of special efforts programmed for this year has been based 
On past operations and therefore reflects the minimum level of special efforts 
anticipated to be obtained during this year. 


BAT FY79 Programmed Special Effort Expenditures 


1. Purchase of wheelchair, accessible vans (funds available $ 28,800 
from (MA-03-0058) ). 


2. Dial-a-BAT Special Effort Operating Costs Secs ©) 
Total Special Efforts $ 124,150 
Total Fiscal Year 1978 Section 5 1y825000 


Operating Assistance 
5% of Section 5 Operating Assistance Formula Grant $ > 21665250 


The level of special efforts programmed for fiscal year 1979 compares 
favorably with 5% criteria of $66,250. 
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Program for FYs 1980 thru 1984 


BAT proposes to continuously improve the accessibility of the non- 
ambulatory handicapped through an on-going program of capital expansion. 
The focus of this plan will be to increase and upgrade the existing fleet 
of paratransit vehicles, particularly the number of wheelchair accessible 
vehicles. The current UMTA capital grant (MA-03-0058), awarded to BAT in 
April 1978, will help fund the purchase of 9 wheelchair accessible vans and 
12 non-lift equipped vans. Also, it will add 35 fixed route buses with kneeling 
capabilities. 


BAT also proposes to increase the accessibility of the non-ambulatory 
handicapped by increasing Dial-a-BAT service area to include communities outside 
of Brockton. The expansion of this service will be done in conjunction with the 
expansion of BAT's paratransit fleet. Specifically, it will allow BAT to 
implement Transportation Improvement Project BAT 10. This enlargement will be 
done in a manner consistent with the objectives of upgrading the accessibility 
of wheelchair users and the semiambulatory and to better rationalize social 
service transportation. 


Wheelchair accessibility will be an integral component of the planning for 
the new BAT bus terminal to be located in downtown Brockton. This facility will 
be constructed so as to comply with Federal accessibility regulations. 


The BAT Marketing Study will incorporate special need transportation 
recommendations into the development of an overall strategy. Funding assistance 
for this planning project has been provided through an UMTA Grant for technical 
studies. 

Assuming UMTA approval of the authority's capital grant application, the 
following will constitute the annual level of special efforts to be expended 
during FYs 1979-1981: 

Estimated Annual BAT Special Effort Expenditures FYs 1980-1984 (1977 Dollars) 
Average Annual Capital Expenditures $ 28,800 
Average Annual Special Effort Dial-a-BAT 

Operating Costs (Transportation Improvement Projects 

BAT 08 and BAT 10) 100,000 


Total $128,800 
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